BID FORM 


BIDDER’S Name and Address: 

R and M Construction LLC 
P.O. Box 1026 
Alcalde, NM 87511 

Telephone; 505-927-2027 

505-819-0309 
Federal Tax ID#: 90-174523 

New Mexico Tax ID#; 03345374-00-8 


ITB NO.: 70-350-16-06973 

PROJECT NAME: New Mexico State Police 
District 7 Headquarters, Espanola, NM 

PROJECT NO.: A-121274, A-131237 

LOCATION: 1410 N. Paseo De Onate, 
Espanola, New Mexico 


This Bid is submitted to: 


On behalf of the Owner: 


State Purchasing Agent 
GSD / Purchasing Division 
Joseph M. Montoya Building 
1100 St. Francis Drive 
Santa Fe, New Mexico 87505 


GSD / Facilities Management Division 
T-187 Building 
PO Box 6850 

Santa Fe, New Mexico 87502 


1. The undersigned Bidder proposes and agrees, if this Bid is accepted, to enter into an agreement 
with the Owner in the form included in the Bidding Documents to perform and furnish all Work as 
specified or indicated in the Bidding Documents for the Contract Price and within the Contract Time 
indicated in this Bid and in accordance with the other terms and conditions of the Contract Documents. 


2. The Bidder accepts all of the terms and conditions of the Invitation for Bid and Instructions to 
Bidders, including without limitation those dealing with the disposition of bid security and other Bidding 
Documents. This Bid will remain subject to acceptance fo r 120 days after the day of Bid opening. The 
Bidder shall sign and submit the Agreement between Ovsmer and Contractor (hereinafter called 
Agreement) with the Bonds and other documents required by the Bidding Requirements within fifteen 
(15) calendar days after the date of the Owner's Notice to Award. 

3. In submitting this Bid, the Bidder represents, as more fully set forth in the Agreement, that: 

A. The Bidder has examined copies of all the Bidding Documents and of the following 
Amendments (receipt of all of which is hereby acknowledged): 


Amendment No.: 

1 

Date: 

9/21/16 

Yes: 

X 

No: 

Amendment No.: 

2 

Date: 

9/26/16 

Yes: 

X 

No: 

Amendment No.:_ 


Date: 


Yes: 


No: 


Amendment No.:_Date:_Yes:_No: 

Current Amendments can be located on the New Mexico State Purchasing Website below: 
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http://www.generalservices.state.nm.us/statepurchasing/ITBs RFPs and Bid Tabulation.aspx 

B. The Bidder has familiarized himself with the nature and extent of the Bidding Documents, 
Work, site, locality, and all local conditions, laws, and regulations that in any manner may affect 
cost, progress, performance, or furnishing of the Work. 

C. The Bidder has carefully studied all reports and drawings of subsurface conditions which 
are identified in the Information Available to Bidders and accepts the determination set forth in the 
Information Available to Bidders of the extent of the technical data contained in such reports and 
drawings upon which the Bidder is entitled to rely. 

D. The Bidder has correlated the results of all such observations, examinations, investigations, 
explorations, tests, reports, and studies with the terms and conditions of the Bidding Documents. 

E. The Bidder has given the Architect/Engineer written notice of all conflicts, errors, and 
discrepancies that he has discovered in the Bidding Documents, and the written resolution thereof 
by the Architect/Engineer is acceptable to the Bidder. 

F. This Bid is genuine and not made in the interest of or on behalf of any undisclosed person, 
firm, or corporation and is not submitted in conformity with any agreement or rules of any group, 
association, organization, or corporation; the Bidder has not directly or indirectly induced or 
solicited any other Bidder to submit a false or sham Bid; the Bidder has not solicited or induced any 
person, firm, or corporation to refrain from bidding; and the Bidder has not sought by collusion to 
obtain for himself any advantage over any other Bidder or over the Owner. 

G. The Bidder acknowledges that he has attended any mandatory pre-bid conference 
scheduled by the Owner and/or the Architect/Engineer pertaining to this project. 

H. The Bidder agrees to show clearly on the envelope in which the Bid is submitted the' 
Project Name and Number, as well as State Purchasing's Invitation to Bid Number. 

L The Bidder will complete the Work for the following price(s) (do not include any gross 
receipts tax in the price(s)): 

4. Bids shall be presented in the form of a total Base Bid proposal under a Lump Sum Contract plus 
the deductive alternates that are selected by the Owner. A bid must be submitted on all bid items and 
alternates; segregated bids will not be selected by the Owner. 


A. LUMP SUM PRICE (please use typewriter or print legibly in ink) Base Bid (use words): 
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5. 


The Bidder agrees that: 


A. The Work to be performed under this Contract shall be commenced not later than ten (10) 
consecutive calendar days after the date of written Notice to Proceed^ and that Substantial 
Completion shall be achieved not later than 240 calendar days after the date of written Notice to 
Proceed, except as hereafter extended by valid written Change Order by the Owner. 

B. Should the Contractor neglect, refuse, or otherwise fail to complete the Work within the time 
specified, the Contractor agrees to pay to the Owner in partial consideration for the award of this 
Contract the amount of two hundred fifty dollars ($250.00) per consecutive calendar day, not as 
a penalty, but as liquidated damages for such breach of the Contract. 

C. The above prices shall include all labor, materials, removal, overhead, profit, insurance, taxes 
(not including gross receipts tax), etc., to cover the finished work of the several kinds called for. 
Changes shall be processed in accordance with the Contract Documents. 

D. It is understood that the Owner reserves the right to reject any or all Bids and to waive any 
technical irregularities in the bidding. 

6. The following documents are attached to and made a condition of this Bid: 

THIS IS THE REQUIRED A TTACHMENT CHECKLIST: 

A. X Bid Security with Agent's Affidavit 

B. X Subcontractors Listing (must be complete, name, city/county, trade) or “by General 

Contractor” and their current valid Public Works Registration Number 

C. X Department ofFinance& Administration Agency Certification 
D- XI' New Mexico Employees Health Coverage Verification Form 


BIDDER MUST CHECK ONE OF THE FOLLOWING for Pay Equity Requirement: 

_My organization has ten or more employees and my pay equity report (PE 249) is attached. OR 

X My organization is exempt from the pay equity reporting requirements because I have fewer than 
10 employees AND do not have at least eight employees in the same job classification. OR 

_My organization is exempt from the pay equity reporting requirements because I do not have any 

employees performing work within the State of New Mexico. 

BIDDER MUST FILL IN THE FOLLOWING (if none, write none) 

NM License Number: _ 

Classification:_ GB98 _ 

Resident Contractor's/Business Preference Number: 1.17491^6688 
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(A valid CERTIFICATE MUST be attached in order that the bid be deemed 5% lower 
according to NMSA 13-1-21) (See State Tax and Revenue Department’s website 
www.tax.newmexico.sov ) 

Resident Veterans Preference Number: ]sj/A _ 

(A valid CERTIFICATE MUST be attached in order that the bid be deemed lower according to 
NMSA 13-1-21 or 13-1-22) (See State Tax and Revenue Department’s website 
www.tax.newmexico.8ov ) 

Public Works Registration Number: nn?.476920120^30 _ 


Pursuant to: 13-4-13.1. Public works contracts: registration of contractors and subcontractors. 

Submitting a bid valued at more than $60,000 for any portion of a public works project greater 
than $60,000 that is subject to the New Mexico Public Works Act is required to be registered with 
the Labor and Industrial Division of the Department of Workforce Solutions prior to submitting a 
bid. The Facilities Management Division may reject any and all bids that, fail to provide a Public 
Works Registration number for the prime contractor and all other listed contractors or 
subcontractors. 


7. The terms used in this Bid and the Bidding and Contract Documents which are defined in the 
Conditions of the Construction Contract (General, Supplementary, and Other Conditions), 
included as part of the Bidding Documents, have the meanings assigned to them in those 
Conditions. 

8. If the Bidder is;_ Corporation _ 

A. An INDIVIDUAL: 


By_NM_ 

doing business as 
Business address N/A 


(Individual's Signature) 


Telephone: ( ) N/A 

FAX:{_)_ N/A 


(SEAL) 
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B. A PARTNERSHIP: 

By_N/A_ 



N/A 

(Firm Name) 



(General Partner's Signature) 

Business address 

_N/A_ 




Telephone: ( 

) n/a_ 

FAX: ( 1 N/A 


(SEAL) 


C. A CORPORATION: 


Corporation Name: 
State of Incorporation: 

By Robert Sanchez 



Title: 


(Name of Person Authorized to Sigi 


Vice President 


If a New Mexico Corporation: 2961878 _ 

NM Certificate of Incorporation Number 


If a Foreign Corporation: N/A _ 

NM Certificate of Authority Number 

Attest (Secretary): loshua Sanchez _ 

Business address st Rd 6« r.Rin^7 RlHg AlralH^, NM _ 


Telephone: ( ) _ 997-707.7 _FAX: (sns ) 819-0309 

5 

0 

5 
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D. A JOINT VENTURE: 

By_NZA_ 

(Name) 


Address_ N/A 


Telephone: ( ) N/A 

FAX: ( ) N/A 

By_ NIA _ 

Address tsj/a _ 


(Name) 


Telephone: ( "I N/A _ 

FAX: ( ) N/A _ 

Each Joint Venturer must sign. The manner of signing for each individual, partnership, and corporation 
that is a party to the joint venture should be in the manner indicated in the appropriate category. 


END OF BID FORM 
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STATE OF NEW MEXICO. GENERAL SERVICES DEPARTMENT. FACILITIES MANAGEMENT DIVISION 



By signing this document, the contractor and/or subcontractor agrees that any and all claims which the firm may have 
or may inure to it for overcharges resulting from antitrust violations as to goods, services and materials purchased in 
connection with the above referenced project are hereby assigned to the State of New Mexico, but only to the extent 
that such overcharges are passed on to the State. It is agreed that the firm retains all rights to any such antitrust claims 
to the extent of any overcharges not passed on to the State, including the right to any treble damages attributable 
thereto. 
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List of Subcontractors : rPlease do not include suppliersi 
Name & License No. Address (City or County) 

Vo. 6 ^ 4 . AhtUji. aIm 


Work (trade) to be performed 


Public Works Registration No. 


Name & License No. Address (City or CountyJ Work (trade) to be performed Public Works Registration No, 

^fV. Sib 4^"1^]i'€>W CK^idyvc^ /O(Q7^6 '?C>Z^\ \\7.0^ 


6671 A 


ddress (City or County) 


Work (trade) to be performed 


Public Works Registration No. 


^^me & License No. 

U hSh l _ Vo.'lh^v, Sl&rl €v^/*jhis^ 




Name & License No. ~?WFT~ Address (City or County) Work (trade) to be performed 

iice^si 




Public Works Registration No. 


Name & License No. 23^"^ ^ Address (City or County) Work (trade) to be-|ierformed Public Works Registration No. 

irntv^ 


Name & License No. ^ V Address (City or County) 


Work (trade) to be performed 


Public Works Registration No 


lame i^License No. Address (City or County) Work(tr^e) to be performed Public Works Registration No 

P{)]^y^< t)L S^ruAC/!h/</i^ 


Name & License No. Address <City or County) Work (trade) to be performed Public Works Registration No 


Name & License No. 2^2.2-“^ 


Address (City or County) 

/I 


Name & l/icense No. Address (City or County) 



Work (trade) to be performed 

_ 4^ 

fw. 


fid] 1^^70/10 6/^ 

^ _1_T»_2_a._ 




¥ 


Public Works Registration No 


Address (City or County) 


Work (trade) to be performed 


Public Works Registration No 


mi? Un. ^ ?o- ItizEltiht^k w D.,^i2-zm^7d2S-za//^ 
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Name & License No. 


Address (City or County) 


Work (trade) to be performed 



Public Works Registration No 


Name & License No. Adcffess (City or County) 

■ 0 ¥ 1 Tk-T^ Z TaBjI a jj y^sx-^v ^ 


Work^^rade) to be performed 


Public Works Registration No 

d6 z<'S'Z-/2c; z^z9 


Name & License No.^ ^/ y V Address (City or County) ' Work (trade) to be performed 

^ P-J^^-h)ra£ 


Public Works Registration No 

fyOZ'iWZi'//e5zc- 


Name & License No. Address (City or County) 

^Y6uMlU/iaiA yOL I . Ll 


Work (trade) to be performed 




vna 


Public Works Registration No 

O^Sj6?,XOi ^op.oi 


Name & License No. Address (City or County) 


Work (trade) to be perfoi^ed Public Works Registration No 


■t«/b( 


Name & License No. Address (City or County) 



Address (City or County) 



Work (trade) w be performed 

ill51^!^6^ 


Public Works Registration No 


Work (trade) to be performed 




Public Works Registration No 




Name & License No. 


Work (trade) to be performed 


^74 Address (City or County) 


Work (trade) to be performed 


Name & License No. Address (City or County) 

Ye&lm 1 ,/, hunzi /IIht. 




Public Works Registration No 


Public Works Registration No 

DWDin.oji-^-zf^ 


Name & License No. Address (City or County) 



Work (trade) to be performed 
? . 


Public Works Registration No 


f/Icthylshf Glh^ 06mz^zo/?oiii^ 


Address (City or County) 


Work (trade) to be performed 

00400-7 


Public Works Registration No 


Rev. 9/13/2013 (SK) 











































Name & License No. Address (City or County) 

jiJpcUnx ^ tiNiU C'nla2i^^^/Ik/kh 

^raii 


Name & License No. ^ / ^ 7 / Address (City or County) 

f\fC -^fic 5^7 


Work (trade) to be performed Public Works Registration No 

WrhUiu^ hfA/n) yp ( 


^jd^. 


Work (trade) to be performed 


¥ 


Public Works Registration No 


Name & License No. 



Address (City or County 

1^0 J filt, i 


Work (trade) to be performed 


Public Works Registration No 



Name & License No. ? Address (tity or County) ' Work (trade) to be performed 


Name & License No. 



Public Works Registration No 


ierformed 


Public Works Registration No 


Vy ^ Address (City or County) 

/flrthi^l-T-eJ ^(720 


__ ,vJ 00 ')^ 2 J~/;(.y.oi / 0 J^(. 

Name & License No. OOl Address (City o/county) Work (trade) to be performed Public Works Registration No 

C^ici CtJhiiifstiJ ikfi [‘.oii.ux.tk (-nn k 

Name & License No. ^^"^7 --^ .. . .. 



Address (City or County) Work (trade) to be performed 

2lPi Sohn/’.i^ Aut np^ C&lhn/^^ D_ 


Public Works Registration No 



Name & License No. 


/? p/ ffojiij 


Address (City or Cfounty) 


Work (trade) to be permrmed 


ML 




% 


Public Works Registration No 

0 l1S''/i>^ni/lm xo 


Name & License No. 


Address (City or County) 


Work (trad/t) to be performed 


Public Works Registration No 


Name & License No. 


Address (City or County) 


Work (trade) to be performed 


Public Works Registration No 


Name & License No. Address (City or County) Work (trade) to be performed Public Works Registration No 
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Name & License No. 

Address (City or County) 

Work (trade) to be performed 

Public Works Registration No 

Name & License No. 

Address (City or County) 

Work (trade) to be performed 

Public Works Registration No 

Name & License No. 

Address (City or County) 

Work (trade) to be performed 

Public Works Registration No 

Name & License No. 

Address (City or County) 

Work (trade) to be performed 

Public Works Registration No 

Name & License No. 

Address (City or County) 

Work (trade) to be performed 

Public Works Registration No 

Name & License No. 

Address (City or County) 

Work (trade) to be performed 

Public Works Registration No 

Name & License No. 

Address (City or County) 

Work (trade) to be performed 

Public Works Registration No 

Name & License No. 

Address (City or County) 

Work (trade) to be performed 

Public Works Registration No 

Name & License No. 

Address (City or County) 

Work (trade) to be performed 

Public Works Registration No 

Name & License No. 

Address (City or County) 

Work (trade) to be performed 

Public Works Registration No 

Name & License No. 

Address (City or County) 

Work (trade) to be performed 

00400-7 
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THE AMEWCAN INSTITUTE OF ARCHITECTS 



AIA Document A310 

Bid Bond 

BOND # RANDM79 


KNOW ALL MEN BY THESE PRESENTS, that we 

R AND M CONSTRUCTION, LLC 

Po Box 1026 
Alcalde, NM 87511 

as Principal, hereinafter called the Principal, and 
International Fidelity Insurance Company 
One Newark Center 
Newark, NJ 07102-5207 

a corporation duly organized under the laws of the State of NJ 
as Surety, hereinafter called the Surety, are held and firmly bound unto 
GENERAL SERVICES DEPARTMENT 
FACILITIES MANAGEMENT DIVISION 2542 CERRILLOS ROAD 
Santa Fe, NM 87502 

(Here insert full name ,and address or legal title of Owner) 

as Obligee, hereinafter called the Obligee, in the sum of 

Five Percent of Amount Bid-Dollars ( $5.00%), 

for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind ourselves, our heirs, executors, 
administrators, successors and assigns, jointly and severally, firmly by these presents. 

WHEREAS, the Principal has submitted a bid for 

NEW MEXICO STATE POLICE DISTRICT 7 HEADQUARTERS, ESPANOLA, NEW MEXICO 


(Here insert full name, address and description of project) 

NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into a Contract with the Obligee 
in accordance with the terms of such bid and give such bond or bonds as may be specified in the bidding or Contract Documents with 
good and sufficient surety for the faithful performance of such Contract and for the prompt payment of labor and material furnished in 
the prosecution thereof, or in the event of the failure of the Principal to enter such Contract and give such bond or bonds, if the 
Principal shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said bid and such 
larger amount for which the Obligee may in good faith contract with another party to perform the Work covered by said bid then this 
obligation shall be null and void, otherwise to remain in full force and effect. 


Signed and sealed this September 30, 2016 





Witness 



International Fidelity Insurance Company 




Itle JASON SISK, ATTORNEY-IN-FACT 



AIA DOCUMENT A3I0 BID BOND AIA® FEBRUARY 1970 ED THE AMERICAN 

INSTITUTE OF ARCHITECTS, 1735 N.Y. AVE., N.W. WASHINGTON, D.C. 20006 1 

WARNING: Unlicensed photocopying violates U.S. copyright laws and is subject to legal prosecution. 






AGENT’S AFFIDAVIT 


THIS FORM MUST BE 
USED BY SURETY 


(To be filled in by Agent.) 

STATE OF NEW MEXICO ) 

COUNTY OF BERNALILLO ) 

JASON SISK, being first duly sworn, deposes and says that he/she is duly appointed agent for 
International Fidelity Insurance Company and is licensed in the State of New Mexico. 

Deponent further states that a certain bond given to indemnify the State of New Mexico 
in connection with the construction of 

NEW MEXICO STATE POLICE DISTRICT 7 HEADQUARTERS. ESPANOLA. NEW MEXICO 
dated the 30th day of September 2016 executed by R AND M CONSTRUCTION, LLC 
Contractor, as Principal, and, International Fidelity Insurance Company as Surety, signed by this 
Deponent; and Deponent further states that said bond was written, signed, and delivered by 
him/her; that the premium on the same has been or will be collected by him/her; and that the full 
commission thereon has been or will be retained by him/her. 


Subscribed and sworn to before me this 30th day of September. 2016 



Notary Public 

Kathleen D. DeBord - ’ 

My Commission expires: 02/11/2019 " r. 

AGENT'S ADDRESSS: 2616Mesilla StNE. Suite 2 

Albuquerque. New Mexico 87110 

Telephone: 505/255-9577 
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THIS FORM MUST BE 
ATTACHED TO BOND 


REVIEW AND APPROVAL: 

This Bond has been executed by a Surety named in the current list of "companies Holding 
Certificates of Authority as Acceptable Sureties on Federal Bonds and as Acceptable Reinsuring 
Companies," as published in Circular 570 (amended) by the Audit Staff Bureau of Accounts, 
United States Treasury Department. 


APPROVED; 


---- Date: 

Owner's Representative or Governing Authority 
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^^V^ ^w.ff-;.^;: -:?U^...- : l-j 

. J *> ^', V, ^ f ^'•,- ''. /xA’' ,"; '? 


INTERNATIONAU FIDlblty INSURA eOMPANY 
^ / ALLEGHENY GASUALTY COMPANY 

ONE NEWARK CENTER, 20TH FLOOR NEWARK, NEW JERSEY 07102-5207 


> KNOW ALL MEN BY THESE PRESENTS: That INTERNATIONAL FIDELITY INSURANCE COMPANY, a corporation organized and existing under 
the laws of the State of New Jersey, and ALLEGHENY CASUALTY COMPANY a corporation organized and existing under the laws ofthe State of 

^ Pennsylvania, having their principal office in the City of Newark, New Jersey, do hereby constitute and appoint : 


STEPHEN J. fylCCORRY, JASON SISK, LURLINE D MCCORRY 


Albuquerque, NM. 


their true and lawful attomev(s)-in-fact to execute, seal and deliver for and on its behalf as surety, any and all bonds and undertakings, contracts of ii^emnity 
and omer writin^f^l^a^^ which are or may be allowed, retired by law, statute^ul^^ 

and the exeCuSon of such instrument(srin pursuance of these presents, shall be as binding upon the said INTCRIWlpNAL ADEL ^IN^^^ 
COMPANY and ALLEGHENY CASUALTY cfOMPANY, as fully and amply, to all intents and purposes, as if the same had been duly executed and 
■ acknowledged by their regularly elected officers attheir principal offices. 

This Power of Attorney is executed, and may be revoked, pursuant to and by autiwity of ^e By-Laws J^J^RNATIO^NAL TOEUTY INSURA^ 
COMPANY and ALLEGHENY CASuAlTY COMPANY and is granted under and by authority of the fqllowina resolution adopted by .^e Board of Drertors 
of INTERNATIONAL FIDELITY INSURANCE COMPANY at a meeting duly held on the 20th day of July, 20fD and by the Board of Directors of ALLEGHENY 
CASUALTY COMPANY at a meeting duly held on the 15th day of August, 2000: 


the appointments of, Aftomeys-in-Fact or agents v/itn power and authonty as defined or limited in their respecbve powe 
ofthe Corporation and affix the Corporation's seal thereto, bonds, undertakings, recognizances, contracte of inden 
nature therW or related thereto; and (2) any such Officers of the Corporation may appoint and revoke the aprointn 
for acceptance of process, and Attomeys-in-fact with authority to execute waivers and consents on behalf ot the oo 
such Officer of the Corporation and the Corporation's seal may be affixed by facsimile to any power of attorney or cei 
bond, undertaking, recognizance, contract of indemnity or other written obligation in the nature thereof or related m 
so used whether heretofore or hereafter, being hereby adopted by the Corporafion as the original signature of si 
Corporation, to be valid and binding upon the Corporation with the same force and effect as though manually attixed. 


"RESOLVED that (1) the President, Vice President, Executive Vice President or Secretary of the Corporation shall have the power to appoiffi, and to revoke 
the.apppintments of! Aftomeys-in-Fact or agents with povver and authority as defined or Wed in th& 


and other written obligations in the 
of joint-controt custodians, agents 
ition: and f3) the signature of any 


irporation; and (3) the signature of any 
rfification given for the execution of any 
lereto, such signature and seals when 
uch officer and the original seal of the 


iN WITNESS WHEREOF, INTERNATIONAL FIDELITY INSURANCE COMPANY and ALLEGHENY CASUALTY COMPANY have each executed and 
attested these presents on this 12th day of March. 2012. 




l« if'* SEAL 


STATE OF NEW JERSEY 
County of Essex 





7,^/ 

I 1936 p 


ROBERT W. MINSTER 

Executive Vice President/Chief Curating Officer 
(International Fidelity Insurance Company) 
and President (Allegheny Casualty Company) 




: Oh this 12th day of March 2012, before me came the individual who executed the preceding instrument, to me personally known, and, being by me duty 
* sworn, said he is the therein described and authorized officer of INTERNATIONAL FIDELITY INSURANCE COMPANY and ALLEGHENY CASUALTY 
COMPANY ; that the seals affixed to said instrument are the Corporate Seals of said Companies; that the Said Corporate Seals and his signature were 

duty affixed by order of the Boards of Directors of said Companies. ^ , 

IN TESTIMONY WHEREOF, I have hereunto set my hand affixed my Official Seal, 
attheCityofNewark, New Jersey the day and year first above written. 




A NOTARY PUBLIC OF NEW JERSEY 
My Cksmmission Expires Mar. 27,2014 


CERTIFICATION 


I the undersigned officer of INTERNATIONAL FIDELITY INSURANCE COMPANY and ALLEGHENY CASUALTY COMPANY do hereby cerfify that I have 
"compared the foregoing copy of the Power of Attorney and affidavit, and the copy of the Sections of the By-Laws of said Companies as set forth in said 
Power of Attorney, with the originals on file in the home office of said companies, and that the same are correct transcripts thereof, and of the whole 
of the said originals, and that the said Power of Attorney has not been revoked and is now in full force and effect. 


IN TESTIMONY " WHEREOF, I have hereunto set rny hand this 


day of SeptembeirV 2016 







_CERTIFICATE OF LIABILITY INSURANCE “""oTT’ 


THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS 
CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY AMEND, EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES 
BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT CONSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), AUTHORIZED 
REPRESENTATIVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 


IMPORTANT: If the certificate holder Is an ADDITIONAL INSURED, the policy(ies) must have ADDITIONAL INSURED provisions or be endorsed. 
If SUBROGATION IS WAIVED, subject to the terms and conditions of the policy, certain policies may require an endorsement. A statement on 
this certificate does not confer rights to the certificate holder in lieu of such endorsement(s). _ 

PRODUCER Phone: (505)255-9577 Jason Sisk 

Fax : (505)266-6323 ^-r™- 

Commercial West Insurance Agency Emr- (^03)255-9577 _ wc. Nol: (^^^)^^9-0121 _ 

2616 Mesilla St. NE Suite 2 Innpkrrrr- j.sisk@cwinsure.com __ 

Albuquerque, New Mexico 87110 insurer(S) affording coverage I naic# 


(505)255-9577 

j.sisk@cwinsure.com 


(888)829-0121 


INSURED 

R AND M CONSTRUCTION 
PO BOX 1026 
ALCALDE, NM 87511 


INSURER A 
INSURER B 
INSURER C 
INSURER D 
INSURER E 


INSURER(S) AFFORDING COVERAGE 
Allied Insurance Company 
New Mexico Mutual Casualty Company 


NAIC# 

36528 

T0627 


COVERAGES_CERTIFICATE NUMBER: REVISION NUMBER: 


THIS IS TO CERTIFY THAT THE POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD 
INDICATED. NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS 
CERTIFICATE MAY BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS 
EXCLUSIONS AND CONDITIONS OF SUCH POLICIES. LIMITS SHOWN MAY HAVE BEEN REDUCED BY PAID CLAIMS. 

ADDLISUBRI | POLICY EFF 

_ INSD WVD _POLICY NUMBER_L(MM/DD/YYYY) 


ACP3007215806 


TYPE OF INSURANCE 



7/9/2016 7/9/2017 


EACH OCCURRENCE 
Damage To RENTED 
PREMISES (Ea occurrence) 

MED EXP (Any one person) 

PERSONAL &ADV INJURY 

GENERAL AGGREGATE 

PRODUCTS-COMP/OP AGG 


AUTOMOBILE UABILITY 

ANY AUTO 

OWNED ” 

_ AUTOS ONLY _ 

HIRED 

_ AUTOS ONLY __ 


SCHEDULED 
AUTOS 
NON-OWNED 
AUTOS ONLY 


COMBINED SINGLE LIMIT |« 
(Ea accident) * 


BODILY INJURY (Per person) $ 


BODILY INJURY (Per accident) $ 


PROPERTY DAMAGE T* 

I (Per accident) * 



LIAB 

iB 


OCCUR 

CLAIMS-MADE 



ACP3007215806 

RETENTIONS 

10,000 





7/9/2016 7/9/2017 each occurrence 

AGGREGATE _ 

Other 


WORKERS COMPENSATION 
AND EMPLOYERS' LIABILITY 

ANYPROPRIETOR/PARTNER/EXECUTIVE 
OFFICER/MEMBER EXCLUDED? 
(Mandatory In NH) 

If yes, describe under 
DESCRIPTION OF OPERATIONS below 


Y/N 

□ n, 


83621.103 


8/13/2016 8/13/2017 


I H\ihi IMI II 


E.L, EACH ACCIDENT _$_ 

E.L. DISEASE - EA EMPLOYEE $ 
E.L. DISEASE - POLICY LIMIT $ 


1,000,000 

100,000 

5,000 

1,000,000 

2,000,000 

2,000,000 


2,000,000 

2,000,000 

2,000,000 


1,000,000 

1,000,000 

1,000,000 



DESCRIPTION OF OPERATIONS / LOCATIONS / VEHICLES (ACORD101, Additional Remarks Schedule, may be attached If more space Is required) 


CERTIFICATE HOLDER 


Holder's Nature of Interest: Certificate Holder 

STATE OF NEW MEXICO, GENERAL SERVICES DEPAR 

SANTA EE, NM 87502 


CANCELLATION 


SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE 
THE EXPIRATION DATE THEREOF, NOTICE WILL BE DELIVERED IN 
ACCORDANCE WITH THE POLICY PROVISIONS. 



ACORD 25 (2016/03) 


© 1988-2015 ACORD CORPORATION. All rights reserved. 
The ACORD name and logo are registered marks of ACORD 





















New Mexico Employees Health Coverage Verification Form 


CONTRACTOR NAME: R and M Construction LLC _ 

A. If Contractor has, or grows to, six (6) or more employees who work, or who 
are expected to work, an average of at least 20 hours per week over a six (6) month 
period during the term of the contract. Contractor certifies, by signing this agreement, to: 

(1) have in place, and agree to maintain for the term of the contract, health 
insurance for those employees and offer that health insurance to those employees 
no later than July 1, 2008 if the expected annual value in the aggregate of any and 
all contracts between Contractor and the State exceed one million dollars or; 

(2) have in place, and agree to maintain for the term of the contract, health 
insurance for those employees and offer that health insurance to those employees 
no later than July 1, 2009 if the expected annual value in the aggregate of any and 
all contracts between Contractor and the State exceed $500,000 dollars or; 

(3) have in place, and agree to maintain for the term of the contract, health 
insurance for those employees and offer that health insurance to those employees 
no later than July 1, 2010 if the expected annual value in the aggregate of any and 
all contracts between Contractor and the State exceed $250,000 dollars. 

B. Contractor agrees to maintain a record of the number of employees who have 
(a) accepted health insurance; (b) declined health insurance due to other health insurance 
coverage already in place; or (c) declined health insurance for other reasons. These 
records are subject to review and audit by a representative of the state. 

C. Contractor agrees to advise all employees of the availability of State publicly 
financed health care coverage programs by providing each employee with, as a minimum, 
the following web site link to additional information: 
http://insurenewmexico.state.nm.us/. 

D. For Indefinite Quantity, Indefinite Delivery contracts (price agreements 
without specific limitations on quantity and providing for an indeterminate number of 
orders to be placed against it); Contractor agrees these requirements shall apply the first 
day of the second month after the offeror reports combined sales (from state and, if 
applicable, from local public bodies if from a state price agreement) of $250,000, 
$500,000 or $1,000,000, depending on the dollar value threshold in effect at that time. 

(Check one) 

_ I have less than 6 employees at this time. 

X^^ -I^ree with the tenm^and conditions stated above. 

Signature c J Date 

G:\Project Management Team\Protected Contracts & Associated CIP Forms\New Mexico Health Coverage Verification Form.doc 
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DEPARTMENT OF FINANCE AND ADMINISTRATION 
AGENCY CERTIFICATION 


The General Services Department hereby certifies the following in regard to the attached 
contractual agreement between the Agency and 

R and M Construction LLC _(NAME OF CONTRACTOR): 




This Contractor is NOT a former state employee.* 


2 ) 


This Contractor is NOT a current state employee or a legislator or the family member 
of a current state employee or legislator, or a business in which a current state employee 
or legislator or family member of the current state employee or legislator has an interest 
of greater than 20%.* 





iSIGNATURE OF CONTRACTOR)^ _(DATE) 



PLEASE NOTE: No contract may be awarded to a current state employee or legislator, or to a family member of a current 
state employee or legislator, or to a business in which any of these persons has an interest greater than 20% unless such 
contract is awarded pursuant to the Procurement Code, except such persons or businesses cannot be awarded a contract 
through a sole source or small purchase. (See Section 10-16-1 through 10-16-18 NMSA 1978 for further information.) 


3) This Contractor is a (check one): FOR PROFIT VENDOR _X 

NOT FOR PROFIT VENDOR 


4) This PSA DOES COMPLY with the Governor’s Guidelines for Contract Review and Re- 
Evaluation and IS an essential contract for the Agency. 


(Signature of State Agency Representative)** (Date) 

*If the Contractor is covered by one of these categories, please contact your CRB Analyst for the 
required procedures for processing. 

**Must be an authorized signatory for the Agency 

G:\Project Management Team\Protected Contracts & Associated CIP FormsVExhibit G Sections 00-00900 for ITB\(7c) DFA Certification Form 
(9.l3.13).doc 
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OFFICE OF THE SECRETARY OF STATE 

NEW MEXICO 

Certificate of Good Standing and Compiiance 


IT IS HEREBY CERTIFIED THAT: 

R AND M CONSTRUCTION LLC 
2961878 

An organization organized under the laws of New Mexico is duly authorized to transact business 
in New Mexico, as a Domestic Limited Liability Company, under the 

Limited Liability Company Act - (53-19-1 To 53-19-74 NMSA 1978) 

having fiied its Articles Of Organization on November 16, 2007 and Certificate Of Organization 
issued as of said date. 

It is further certified that the fees due the Office of the Secretary of State which have been 
assessed against the above named entity, have been paid to date and is in corporate good 
standing and duly authorized to transact business as its corporate existence has not been 
revoked in New Mexico. This certificate is not to be construed as an endorsement, 
recommendation, or notice of approval of the entities financial condition or business activities 
and practices. 

This good standing status expires when existence ceases as provided by law. 

Certificate issued on January 12, 2016 

In testimony whereof, the Office of the Secretary of State has caused this 
certificate to be signed on this day in the city of Santa Fe, and the seal of said 
office to be affixed hereto. 





New Mexico Department of Workforce Solutions, Labor Relations Division, Public Works Section, 121 Tijeras Ave NE. Suite 3000, Albuquerque, NM 87102,(505)841-4405 
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STATE OF NEW MEXICO 


TAXATION AND REVENUE DEPARTMENT 


RESIDENT CONTRACTOR CERTIFICATE 


Issued to: R and m construction llc 

DBA: R AND M CONSTRUCTION LLC 

PO BOX 1026 
ALCALDE, NM 87511-1026 


Expires: 26-Aug-2018 


Certificate Number: 


L1249136688 





Demesia Padilla, CPA, Cabinet Secretary 


t> 

0 
0 
0 
0 
0 
0 
0 





Bill Richardson 
Governor 

State of New Mexico 

Regulation and Licensing Department 

CONSTRUCTION INDUSTRIES DIVISION 

2550.GefiMos!Rar^,j 

Santa JPe^ New Mexico 87505;^^^^ 

1.» ■ ‘ 

This is to certify that: R AND, M-fcONSTRufc^IOfe 

permam^nt License #367912 


Edward J. Lopez 
Superintendent 



Lisa D. Martinez 
Director 




Located at: ^PO BOX 1026, ALGALDE, NM STSll 'l- , ,:i U 

Has complied with all the requirementsdfdhe law and is hereby licensed 'as'a contractor/td^operate under the classification(s) of: 

’ (5B98 • '■ .-^-’1 

" , . 'f . ^ ^ ^ f ♦ •" " / V 

And to permit or contract projecfs-singly in New Mexico of a dqllaK amount up to: 

''■■■ -UNLIMITEO ,' :'Jf 

t-X - VV,. ' -• , . , ■ ’ k. . i ' -I 


Vi'- ' . L ' <' f L 


Given under my signature and the seal of the Construction Industries Division at SantaWe, New Mexico on 


'r-'' 


^12/02/2010 - 




Signature of Con^ptctor 


Lisa D. Martinez 



Director 

NOTE: This Certificate is now and shall remain the property of the CONSTRUCTION INDUSTRIES DIVISION and shall be surrendered at any lime upon demand. This certificate is not transferable 















































